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LIMITED OFFICIAL USE BUCHAREST 0523 

STATE FOR A/SY/FO AND EUR/EX 

E.O. 11652: N/A 
TAGS: ASEC 

SUB J : SITE SURVEY, BATISTEI 13, BUCHAREST 

REF: (A) BUCHAREST 6448; (B) A/SY/FO MEMO DATED 10/22/76 

1 . RENOVATION OF THE NEW BATISTEI PROPERTY BEGAN IN 
EARNEST THIS WEEK AFTER MANY MONTHS OF DELAY. ESTIMATES OF 
COMPLETION DATE CONTINUE TO BE MOST UNCERTAIN, BUT PROBABLY 
SOMETIME DURING THE PERIOD AUGUST THRU NOVEMBER IS 
REALISTIC. 

2. REF A POSED SEVERAL QUESTIONS REGARDING THE 

NEED FOR CONSTRUCTION OF A VAULT AND THE NUMBER OF NEW 
MSGS REQUIRED FOR THE BUILDING. TWO MSGS HAVE BEEN 
APPROVED AND ARE SCHEDULED FOR DESPATCH TO POST IN JUNE 1977. 
WE DESIRE TO RETAIN THIS TIMETABLE AND UTILIZE THE MEN 
FOR CONSEC IN FINAL STAGES OF RENOVATION. 

3. DURING DCM'S CONSULTATIONS IN DECEMBER 
HE WAS INFORMED BY 

EUR/EX POST MANAGEMENT THAT THEY AND SY HAD APPROVED 
CONSTRUCTION OF AN ALARMED VAULT TO PERMIT OVERNIGHT 
STORAGE OF CLASSIFIED MATERIALS IN THE NEW BUILDING. 
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PAGE 02 BUCHAR 00523 271237Z POSS DUPE 

ONLY MATERIAL UP TO AND INCLUDING CONFIDENTIAL WOULD 
BE STORED THERE. 

4. IT WAS DCM’S UNDERSTANDING THAT THIS ARRANGEMENT 
WOULD NOT REQUIRE 24-HOUR MSG COVERAGE AND CONSE- 
QUENTLY TWO ADDITIONAL MEN APPROVED WOULD BE SUFFICIENT. 
APPRECIATE YOUR CONFIRMATION THAT THIS CORRECT. 
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